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Inclosed  is  the  Phase  I  Inspection  Report  for  Shaws  Mill  Pond  Dam  in 
Cumberland  County,  New  Jersey  which  has  been  prepared  under  authorization  of 
the  Dam  Inspection  Act,  Public  Law  92-367.  A  brief  assessment  of  the  dam's 
condition  is  given  in  the  front  of  the  report. 


Based  on  visual  inspection,  available  records,  calculations  and  past 
operational  performance,  Shaws  Mill  Pond  Dam,  initially  listed  as  a  high 
hazard  potential  structure,  but  reduced  to  a  significant  hazard  potential 
structure  as  a  result  of  this  inspection,  is  judged  to  be  in  fair  overall 
condition.  The  dam's  spillway  is  considered  inadequate  because  a  flow 
equivalent  to  7  percent  of  the  Spillway  Design  Flood  (SDF)  would  cause  the 
dam  to  be  overtopped.  To  ensure  adequacy  of  the  structure,  the  following 
actions,  as  a  minimum,  are  recommended: 


a.  The  spillway's  adequacy  should  be  determined  by  a  qualified 
professional  consultant  engaged  by  the  owner  using  more  sophisticated 
methods,  procedures  and  studies  within  six  months  from  the  date  of  approval 
of  this  report.  Within  three  months  of  the  consultant's  findings  remedial 
measures  to  ensure  spillway  adequacy  should  be  initiated. 


b.  Within  six  months  from  the  date  of  approval  of  this  report  the  owner 
should  engage  a  qualified  professional  consultant  to  perform  the  following: 

(1)  Monitor  the  observed  possible  seepage  in  order  to  detect  any 
changes  in  its  condition. 

(2)  Investigate  the  ability  to  drain  the  lake.  If  the  need  for  a 
low  level  outlet  is  determined,  a  suitable  outlet  should  be  designed  and 
installed. 


c.  Within  six  months  from  the  date  of  approval  of  this  report  the 
following  remedial  actions  should  be  initiated: 


(1)  Eroded  areas  of  the  upstream  and  downstream  face  of  dam 
especially  in  the  vicinity  of  the  spillway  should  be  properly  stabilised 
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Honorable  Brendan  T.  Byrne 

(2)  Stabilization  of  the  channel  bank  immediately  downstream  from 
the  spillway  should  be  renovated. 

(3)  Trees  and  adverse  vegetation  on  the  embankment  should  be  removed 

(4)  Spalled  and  cracked  concrete  on  the  spillway  structure  and  apron 
should  be  repaired. 

(5)  Debris  on  the  downstream  side  of  the  dam  near  the  left  end  of 
the  dam  should  be  removed. 

c.  The  owner  should  develop  written  operating  procedures  and  a  periodic 
maintenance  plan  to  ensure  the  safety  of  the  dam,  within  one  year  from  the 
date  of  approval  of  this  report. 

d.  An  emergency  action  plan  and  warning  system  should  be  developed 
which  outlines  actions  to  be  taken  by  the  owner  to  minimize  the  downstream 
effects  of  an  emergency  at  the  dam  within  six  months  from  the  date  of 
approval  of  this  report. 

A  copy  of  the  report  is  being  furnished  to  Mr.  Dirk  C.  Hofraan,  New  Jersey 
Department  of  Environmental  Protection,  the  designated  State  Office  contact 
for  this  program.  Within  five  days  of  the  date  of  this  letter,  a  copy  will 
also  be  sent  to  Congressman  Hughes  of  the  Second  District.  Under  the 
provision  of  the  Freedom  of  Information  Act,  the  inspection  report  will  be 
subject  to  release  by  this  office,  upon  request,  five  days  after  the  date  of 
this  letter. 

Additional  copies  of  this  report  may  be  obtained  from  the  National  Technical 
Information  Services  (NTIS),  Springfield,  Virginia  22161  at  a  reasonable 
cost.  Please  allow  four  to  six  weeks  from  the  date  of  this  letter  for  NTIS 
to  have  copies  of  the  report  available. 


NAPEN-N 

Honorable  Brendan  T.  Byrne 


An  important  aspect  of  the  Dam  Inspection  Program  will  be  the  implementation 
of  the  recommendations  made  as  a  result  of  the  inspection.  We  accordingly 
request  that  we  be  advised  of  proposed  actions  taken  by  the  State  to 
implement  our  recommendations. 


1  Incl 
As  stated 


Sincerely, 


Lieutenant  Colonel,  Corps  of  Engineers 
Commander  and  District  Engineer 


Copies  furnished: 

Mr.  Dirk  C.  Hof man,  P.E.,  Deputy  Director 

Division  of  Water  Resources 

N.J.  Dept,  of  Environmental  Protection 

P.0.  Box  CN029 

Trenton,  NJ  08625 

Mr.  John  0*Dowd,  Acting  Chief 

Bureau  of  Flood  Plain  Regulation 

Di vis-ion  of  Water  Resources 

N.J.  Dept,  of  Environmental  Protection 

P.0.  Box  CN029 

Trenton,  NJ  08625 


SHAWS  MILL  POND  DAM  (NJ00075) 


CORPS  OF  ENGINEERS  ASSESSMENT  OF  GENERAL  CONDITIONS 


This  dam  was  inspected  on  8  January  1981  by  Storch  Engineers,  under  contract 
to  the  State  of  New  Jersey.  The  State,  under  agreement  with  the  U.S.  Army 
Engineer  District,  Philadelphia,  had  this  inspection  performed  in  accordance 
with  the  National  Dam  Inspection  Act,  Public  Law  92-367. 

Shaws  Mill  Pond  Dam,  initially  listed  as  a  high  hazard  potential  structure, 
but  reduced  to  a  significant  hazard  potential  structure  as  a  result  of  this 
inspection,  is  judged  to  be  in  fair  overall  condition.  The  dam’s  spillway 
is  considered  inadequate  because  a  flow  equivalent  to  7  percent  of  the 
Spillway  Design  Flood  (SDF)  would  cause  the  dam  to  be  overtopped.  To  ensure 
adequacy  of  the  structure,  the  following  actions,  as  a  minimum,  are 
recommended: 

a.  The  spillway’s  adequacy  should  be  determined  by  a  qualified 
professional  consultant  engaged  by  the  owner  using  more  sophist icated 
methods,  procedures  and  studies  within  six  months  from  the  date  of  approval 
of  this  report.  Within  three  months  of  the  consultant’s  findings  remedial 
measures  to  ensure  spillway  adequacy  should  be  initiated. 

b.  Within  six  months  from  the  date  of  approval  of  this  report  the  owner 
should  engage  a  qualified  professional  consultant  to  perform  the  following: 

(1)  Monitor  the  observed  possible  seepage  in  order  to  detect  any 
changes  in  its  condition. 

#  (2)  Investigate  the  ability  to  drain  the  lake.  It  the  need  for  a 

low  level  outlet  is  determined,  a  suitable  outlet  should  be  designed  and 
installed. 

c.  Within  six  months  from  the  date  of  approval  of  this  report  the 
following  remedial  actions  should  be  initiated: 

(1)  Eroded  areas  of  the  upstream  and  downstream  face  of  dam 
especially  in  the  vicinity  of  the  spillway  should  be  properly  stabilized. 

(2)  Stabilization  of  the  channel  bank  immediately  downstream  from 
the  spillway  should  be  renovated. 

(3)  Trees  and  adverse  vegetation  on  the  embankment  should  be  removed. 

(4)  Spalled  and  cracked  concrete  on  the  spillway  structure  and  apron 
should  be  repaired. 

(3)  Debris  on  the  downstream  side  of  the  dam  near  the  left  end  of 
the  dam  should  be  removed. 

c.  The  owner  should  develop  written  operating  procedures  and  a  periodic 
maintenance  plan  to  ensure  the  safety  of  the  dam,  within  one  year  from  the 
date  of  approval  of  this  report. 


d.  An  emergency  action  plan  and  warning  system  should  be  developed 
which  outlines  actions  to  be  taken  by  the  owner  to  minimize  the  downstream 
effects  of  an  emergency  at  the  dam  within  six  months  from  the  date  of 
approval  of  this  report. 


APPROVED: 


DATE: 


ROGER  L.  BALDWIN 

Lieutenant  Colonel,  Corps  of  Engineers 
Commander  and  District  Engineer 


PHASE  I  REPORT 
NATIONAL  DAM  SAFETY  PROGRAM 


Name  of  Dam: 

State  Located: 
County  Located: 
Drainage  Basin: 
Stream: 

Date  of  Inspection: 


Shaws  Mill  Pond  Dam,  NJ00075 

New  Jersey 

Cumberland 

Delaware  Bay 

Pages  Run 

January  8,  1981 


Assessment  of  General  Condition  of  Dam 


Based  on  available  records,  past  operational  performance,  visual  inspection 
and  Phase  I  engineering  analysis,  Shaws  Mill  Pond  Dam  is  assessed  as 
being  in  fair  overall  condition. 

Based  on  investigations  of  the  downstream  flood  plain  made  in  connection 
with  this  report,  it  is  recommended  that  the  hazard  potential  classification 
be  downgraded  from  high  to  significant  hazard. 

Hydraulic  and  hydrologic  analyses  indicate  that  the  spillway  is  inadequate. 
Discharge  capacity  of  the  spillway  is  not  sufficient  to  pass  the  designated 
spillway  design  flood  (SDF)  without  an  overtopping  of  the  dam.  (The  SDF 
for  Shaws  Mill  Pond  Dam  is  equal  to  the  100-year  storm.)  The  spillway 
is  capable  of  passing  approximately  6  percent  of  the  SDF.  Therefore, 
the  owner  should  engage  a  professional  engineer  experienced  in  the 
design  and  construction  of  dams  in  the  near  future  to  perform  more 
accurate  hydraulic  and  hydrologic  analyses  relating  to  spillway  capacity. 
Based  on  the  findings  of  the  analyses,  the  need  for  and  type  of  remedial 
measures  should  be  determined  and  then  implemented. 

The  owner  should,  in  the  near  future,  develop  an  emergency  action  plan 
together  with  an  effective  warning  system  outlining  actions  to  be  taken 
by  the  operator  to  minimize  downstream  effects  of  an  emergency  at  the 
dam. 


i 


Arrangements  should  be  be  made  in  the  near  future  to  monitor  the  observed 
possible  seepage  in  order  to  detect  any  changes  in  its  condition.  The 
monitoring  should  be  performed  by  a  professional  engineer  experienced  in 
the  design  and  construction  of  dams. 

In  addition,  it  is  recommended  that  the  following  remedial  measures  be 
undertaken  in  the  near  future: 

1)  Eroded  areas  of  the  upstream  and  downstream  face  of  dam  especially 
in  the  vicinity  of  the  spillway,  should  be  properly  stabilized. 

2)  Stabilization  of  the  channel  bank  immediately  downstream  from 
the  spillway  should  be  renovated. 

3)  Trees  and  adverse  vegetation  on  the  embankment  should  be 
removed. 

4)  Debris  on  the  downstream  side  of  the  dam  near  the  left  end  of 
the  dam  should  be  removed. 


5)  The  ability  to  drain  the  lake  should  be  investigated  by  an 
engineer  experienced  in  the  design  and  construction  of  dams. 
If  the  need  for  a  low  level  outlet  is  determined,  a  suitable 
outlet  should  be  designed  and  installed. 

6)  Spalled  and  cracked  concrete  on  the  spillway  structure  and 
apron  should  be  repaired. 

In  the  future,  the  owner  of  the  dam  should  develop  written  operating 
procedures  and  a  periodic  maintenance  plan  to  ensure  the  safety  of  the 
dam. 
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PREFACE 


This  report  is  prepared  under  guidance  contained  in  the  Recommended 
Guidelines  for  Safety  Inspection  of  Dams,  for  Phase  I  Investigations. 

Copies  of  these  guidelines  may  be  obtained  from  the  Office  of  Chief  of 
Engineers,  Washington,  D.C.  20314.  The  purpose  of  a  Phase  I  Investigation 
is  to  identify  expeditiously  those  dams  which  may  pose  hazards  to  human 
life  or  property.  The  assessment  of  the  general  condition  of  the  dam  is 
based  upon  available  data  and  visual  inspections.  Detailed  investigation, 
and  analyses  involving  topographic  mapping,  subsurface  investigations, 
testing,  and  detailed  computational  evaluations  are  beyond  the  scope  of 
a  Phase  I  investigation;  however,  the  investigation  is  intended  to 
identify  any  need  for  such  studies. 

In  reviewing  this  report,  it  should  be  realized  that  the  reported  condition 
of  the  dam  is  based  on  observations  of  field  conditions  at  the  time  of 
inspection  along  with  data  available  to  the  inspection  team.  It  is 
important  to  note  that  the  condition  of  dam  depends  on  numerous  and 
constantly  changing  internal  and  external  conditions,  and  is  evolutionary 
in  nature.  It  would  be  incorrect  to  assume  that  the  present  condition 
of  the  dam  will  continue  to  represent  the  condition  of  the  dam  at  some 
point  in  the  future.  Only  through  continued  care  and  inspection  can 
there  be  any  chance  that  the  unsafe  conditions  be  detected. 

Phase  I  inspections  are  not  intended  to  provide  detailed  hydraulic  and 
hydrologic  analyses.  In  accordance  with  the  established  Guidelines,  the 
Spillway  Test  flood  is  based  on  the  estimated  "Probable  Maximum  Flood" 
for  the  region  (greatest  reasonably  possible  storm  runoff),  or  fractions 
thereof.  The  test  flood  provides  a  measure  of  relative  spillway  capacity 
and  serves  as  an  aid  in  determining  the  need  for  more  detailed  hydraulic 
and  hydrologic  studies,  considering  the  size  of  the  dam,  its  general 
condition  and  the  downstream  damage  potential. 


PHASE  I  INSPECTION  REPORT 
NATIONAL  DAM  SAFETY  PROGRAM 


SHAWS  MILL  POND  DAM,  I.D.  NJ00075 


SECTION  1:  PROJECT  INFORMATION 


1.1  General 


a.  Authority 

Public  Law  92-367,  August  8,  1972,  authorized  the  Secretary  of 
the  Army,  through  the  Corps  of  Engineers,  to  initiate  a  National 
Program  of  Dam  Inspection  throughout  the  United  States.  The 
Division  of  Water  Resources  of  the  New  Jersey  Department  of 
Environmental  Protection  (NJDEP)  in  cooperation  with  the 
Philadelphia  District  of  the  Corps  of  Engineers  has  been 
assigned  the  responsibility  of  supervising  the  inspection  of 
dams  within  the  State  of  New  Jersey.  Storch  Engineers  has 
been  retained  by  the  NJDEP  to  inspect  and  report  on  a  selected 
group  of  these  dams.  The  NJDEP  is  under  agreement  with  the 
Philadelphia  District  of  the  Corps  of  Engineers. 

b.  Purpose  of  Inspection 

The  visual  inspection  of  Shaws  Mill  Pond  Dam  was  made  on 
January  8,  1981.  The  purpose  of  the  inspection  was  to  make  a 
general  assessment  of  the  structural  integrity  and  operational 
adequacy  of  the  dam  structure  and  its  appurtenances. 
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Description  of  Dam  and  Appurtenances 

The  facilities  at  Shaws  Mill  Pond  Dam  consist  of  an  earthfill 
dam  with  a  paved  roadway  on  its  crest.  A  spillway  consisting 
of  a  concrete  drop  inlet  discharging  through  two  36-inch  cast 
iron  culverts  is  located  at  the  right  end.  A  stone  masonry 
headwall  is  located  at  the  upstream  end  of  the  culverts  while 
a  concrete  headwall  with  concrete  wingwalls  and  apron  is 
located  at  the  downstream  end. 

The  drop  inlet  is  fitted  with  timber  stoplogs  (1.8  feet  long) 
in  a  notch  in  the  upstream  wall.  The  walls  of  the  drop  inlet 
are  constructed  at  two  levels  resulting  in  primary  and  secondary 
stages  for  the  spillway  weir  with  effective  lengths  of  7.0 
feet  and  10.0  feet,  respectively.  The  secondary  stage  elevation 
is  20.6,  National  Geodetic  Vertical  Datum  (N.G.V.D.)  while 
that  of  the  primary  stage  is  19.8,  about  4.5  feet  below  the 
roadway  crest.  The  length  of  dam  is  470  feet  and  the  height 
of  dam  is  14.8  feet. 

Location 

Shaws  Mill  Pond  Dam  is  located  in  the  Township  of  Lawrence, 
Cumberland  County,  New  Jersey.  Principal  access  to  the  dam  is 
by  Shaws  Mill  Road  which  is  entered  from  Newport-Center  Grove 
Road  approximately  3000  feet  from  its  intersection  with  Route 
553.  The  dam  is  located  about  4000  feet  north  of  Cumberland 
County  Route  553. 

Discharge  from  the  spillway  of  the  dam  flows  into  Pages  Run,  a 
tributary  of  Nantuxent  Creek. 


c.  Size  and  Hazard  Classification 

The  dam  is  classified  in  accordance  with  criteria  presented  in 
"Recommended  Guidelines  for  Safety  Inspection  of  Dams"  published 
by  the  U.S.  Army  Corps  of  Engineers.  Size  categories  consist 
of  Small,  Intermediate  and  Large  while  hazard  categories  are 
designated  as  Low,  Significant  and  High. 

Size  Classification:  Shaws  Mill  Pond  Dam  is  classified  as 
"Small"  size  since  its  maximum  storage  volume  is  268  acre-feet 
(which  is  less  than  1000  acre-feet)  and  its  height  is  14.8 
feet  (which  is  less  than  40  feet). 

Hazard  Classification:  Visual  inspection  of  the  downstream 
flood  plain  of  the  dam  indicates  that  failure  of  the  dam  due 
to  overtopping  would  not  cause  inundation  of  the  railroad 
embankment  located  1000  feet  downstream  of  the  dam.  However, 
backwater  resulting  from  the  railroad  embankment  could  cause 
partial  inundation  of  two  dwellings  located  between  the  dam 
and  the  railroad.  Loss  of  life  would  not  be  anticipated  to 
number  more  than  a  few.  Damage  could  be  sustained  by  the  road 
bridge  for  County  Route  553  located  3500  feet  downstream  from 
the  dam.  Accordingly,  Shaws  Mill  Pond  Dam  is  classified  as 
"Significant"  Hazard. 

d.  Ownership 

Shaws  Mill  Pond  Dam  is  owned  by  the  County  of  Cumberland, 

County  Complex,  800  E.  Commerce  Street,  Bridgeton,  N.J.  08302. 
The  impoundment,  Shaws  Mill  Pond,  is  owned  by  the  New  Jersey 
State  Department  of  Environmental  Protection,  Division  of 
Fish,  Game  and  Wildlife. 

e.  Purpose  of  Dam 

The  purpose  of  the  dam  is  the  impoundment  of  a  recreational 
lake  facility. 
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f.  Design  and  Construction  History 


Reportedly,  no  records  or  plans  for  the  dam  are  on  file. 

g.  Normal  Operational  Procedure 

The  dam  and  appurtenances  are  maintained  by  the  Cumberland 
County  Road  Department.  There  is  no  fixed  schedule  of  mainten¬ 
ance;  repairs  are  made  as  the  need  arises. 

1.3  Pertinent  Data 


a.  Drainage  Area 

b.  Discharge  at  Damsite 

Maximum  flood  at  damsite 
Outlet  works  at  normal 
pool  elevation 

Spillway  capacity  at  top  of  dam 

c.  Elevation  (N.G.V.D.) 

Top  of  Dam 

Maximum  highwater  (design) 
Principal  spillway  crest 
Secondary  spillway  crest 
Streambed  at  toe  of  dam 
Maximum  tailwater 

d.  Reservoir  Length 

Length  of  design  surcharge 
Length  of  normal  pool 


3.5  square  miles 


Unknown 


N.A. 

144  c.f.s. 


24.3 

25.6 
19.8 

20.6 

9.5 

13.0  (Estimated) 


3000  feet  (Estimated) 
2600  feet  (Scaled) 
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e.  Storage  (Acre-feet) 


SDF  maximum  stage 
Normal  pool 
Top  of  dam 

f.  Reservoir  Surface  (acres) 

SDF  maximum  stage 
Normal  pool 
Top  of  dam 

g.  Dam 

Type 

Length 

Height 

Sideslopes  -  Upstream 
-  Downstream 

Zoning 

Impervious  core 
Grout  curtain 


350 

87 

268 


73.0  (Estimated) 
28.0  (Estimated) 
63.0  (Estimated) 


Earthfill 
470  feet 
14.8  feet 

1  horiz.  to  1  vert. 

1.5  horiz.  to  1  vert. 

Unknown 

Unknown 

Unknown 


h.  Diversion  and  Regulating  Tunnel 

i.  Spillway 
Type 

Length  of  weir  -  Primary 

-  Secondary 

Crest  elevation  -  Primary 
-  Secondary 
Discharge  channel 

j.  Regulating  outlet 


N.A. 


Concrete  Drop  Inlet 

7. 0  feet 

10.0  feet 

19.8 

20.6 

Natural  Stream 


Timber  stoplogs,  1.8  feet  long,  in  primary  spillway. 
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SECTION  2:  ENGINEERING  DATA 


2. 1  Design 

No  plans  or  calculations  pertaining  to  the  original  design  of  the 
dam  could  be  obtained. 

2.2  Construction 


No  data  or  reports  pertaining  to  the  construction  of  the  dam  are 
available. 

2.3  Operation 


No  data  or  reports  pertaining  to  the  construction  of  the  dam  are 
available. 

2.4  Evaluation 


a.  Availability 

No  data  or  reports  pertaining  to  the  construction  of  the  dam 
are  available. 

b.  Adequacy 

Available  engineering  data  pertaining  to  Shaws  Mill  Pond  Dam 
is  not  adequate  to  be  of  significant  assistance  to  the  performance 
of  a  Phase  I  evaluation.  A  list  of  absent  information  is 
included  in  paragraph  7.1.b. 

c.  Validity 

The  validity  of  the  engineering  data  cannot  be  assessed  due  to 
the  absence  of  data. 
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SECTION  3:  VISUAL  INSPECTION 


3. 1  Findings 

a.  General 

Shaws  Mill  Pond  Dam  was  inspected  on  January  8,  1981  by  members 
of  the  staff  of  Storch  Engineers.  A  copy  of  the  visual  inspection 
checklist  is  contained  in  Appendix  1.  The  following  procedures 
were  employed  for  the  inspection: 

1)  The  embankment  of  the  dam,  appurtenant  structures  and 
adjacent  areas  were  examined. 

2)  The  embankment  and  accessible  appurtenant  structures  were 
measured  and  key  elevations  were  determined  by  surveyor's 
level . 

3)  The  embankment,  appurtenant  structures  and  adjacent  areas 
were  photographed. 

4)  The  downstream  flood  plain  was  toured  to  evaluate  downstream 
development  and  restricting  structures. 


b.  Dam 

The  paved  roadway  was  in  generally  satisfactory  condition. 

The  upstream  face  of  the  dam  was  covered  with  grass  bushes, 
briars  and  trees.  The  trees  ranged  in  size  from  2  inches  to 
12  inches.  Also  the  alignment  of  the  upstream  face  was  somewhat 
irregular,  with  grooves  or  indentations  which  appeared  to  be 
due  to  pedestrian  activity.  The  downstream  face  was  covered 
with  leaves,  briars,  bushes  and  trees.  The  trees  ranged  in 
size  from  2  inches  to  about  30  inches.  The  downstream  face 
alignment  was  also  somewhat  irregular.  It  contained  gulleys 
due  to  a  combination  of  surface  runoff  and  pedestrian  activity. 
There  were  numerous  paths  running  along  the  downstream  side  of 
the  dam  indicating  considerable  pedestrian  activity  on  the  dam 
(See  Section  3 . 1 . f ) .  On  the  downstream  side  of  the  dam  near 


its  left  end,  starting  approximately  75  feet  to  the  left  of 
the  point  where  the  downstream  channel  bends  away  from  the 
dam,  there  was  considerable  fill  which  had  been  dumped  from 
the  roadway.  The  top  of  the  fill  extended  approximately  5  to 
10  feet  beyond  the  downstream  side  of  the  crest  of  dam.  The 
alignment  of  the  fill  was  very  irregular,  and  the  downstream 
slope  of  the  fill  was  steep.  There  was  also  considerable 
debris  that  has  been  dumped  in  conjunction  with  the  fill. 

A  depression  was  observed  in  the  pavement  on  the  crest  of  the 
dam  on  the  downstream  side  just  to  the  left  of  the  spillway 
culvert  where  a  puddle  had  formed.  The  depression  could 
indicate  some  consolidation  or  loss  of  soil  in  that  area  of 
the  embankment.  However,  there  was  no  significant  cracking 
around  the  depression  indicating  that  the  settlement  did  not 
occur  since  the  roadway  was  paved. 

Orange  colored  deposits  were  observed  in  the  bed  of  the  downstream 
channel  in  the  immediate  area  of  the  spillway.  It  could  not 
be  determined  whether  or  not  they  were  due  to  seepage  under  or 
through  the  dam. 

Appurtenant  Structures 

The  headwall,  wingwalls  and  apron  on  the  downstream  side  of 
the  spillway  appeared  to  be  generally  sound.  However,  there 
was  some  cracking  and  spalling  present.  The  right  wingwall 
was  spalled  at  a  height  of  about  2h  feet  above  the  apron  for  a 
distance  of  about  12  feet  downstream  from  the  headwall.  The 
spall  had  a  maximum  depth  of  about  2  inches.  The  headwall 
also  had  some  minor  cracks  running  horizontally  about  6  or  8 
inches  below  its  top.  There  were  also  some  other  horizontal 
cracks  running  about  halfway  between  the  top  of  the  headwall 
and  the  two  36-inch  cast  iron  culvert  pipes.  Exudation  was 
present  in  connection  with  these  cracks. 


The  apron  appeared  to  be  somewhat  eroded  although  it  was 
obscured  by  discharge.  The  cast  iron  pipes  appeared  to  be  in 
satisfactory  condition  although  their  inverts  are  obscured  by 
the  discharge.  The  drop  inlet  structure  on  the  upstream  side 
was  in  generally  stable  condition.  The  bottom  was  formed  by 
concrete,  but  covered  over  with  silt.  The  upstream  headwall 
appeared  to  be  in  satisfactory  condition. 

d.  Downstream  Channel 

The  downstream  channel  is  a  natural  stream  which  meanders 
through  a  flat  wooded  terrain.  The  stream  has  wooded  banks 
approximately  1  to  2  feet  high  with  flat  terrain  beyond.  The 
bottom  of  the  channel  is  sandy.  There  is  evidence  of  some 
erosion  at  some  of  the  bend  points  in  the  banks  of  the  stream 
where  there  are  some  roots  exposed. 

e.  Reservoir  Area 

The  reservoir  area  appeared  to  be  entirely  wooded  around  its 
perimeter.  The  bank  or  shore  slopes  appeared  to  be  moderate, 
approximately  5%. 

f.  Erosion 

Erosion  was  observed  on  the  upstream  face  of  the  dam  just  to 
the  left  of  the  upstream  headwall  of  the  spillway.  It  appeared 
to  be  due  to  surface  runoff  and  possibly  pedestrian  activity. 
There  was  also  considerable  erosion  on  the  left  side  of  the 
downstream  wingwall  in  two  areas.  One  area  consisted  of  a 
deep  gully  approximately  2  feet  deep  and  18  inches  wide  with 
roots  exposed.  It  appeared  to  be  due  to  surface  runoff  and 
pedestrian  activity.  The  upstream  end  of  this  erosion  had 
been  stabilized  by  some  concrete  curbing  although  some  sections 
of  the  curbing  were  leaning  in  a  downstream  direction.  The  whole 
area  should  be  filled  and  properly  stabilized.  It  appeared 

9 


that  erosion  was  present  on  the  right  side  of  the  downstream 
wingwall,  although  the  area  was  obscured  by  bushes  and  briars. 

At  the  downstream  end  of  the  right  wingwall  a  timber  wall  was 
noted.  It  appeared  to  be  stabilizing  the  bank  of  the  downstream 
channel  in  that  area.  The  timber  wall  extended  approximately 
20  feet  downstream  and  was  in  deteriorated  condition. 
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SECTION  4:  OPERATIONAL  PROCEDURES 


4.1  Procedures 


The  level  of  water  in  Shaws  Mill  Pond  is  regulated  by  discharge 
over  the  concrete  spillway  located  at  the  right  end  of  the  dam. 

The  dam  does  not  appear  to  contain  a  low  level  outlet  to  facilitate 
lake  drawdown  or  to  augment  spillway  flow. 

4.2  Maintenance  of  the  Dam 


Reportedly,  maintenance  is  performed  on  an  "as  needed"  basis. 

4.3  Maintenance  of  Operating  Facilities 

Reportedly,  there  is  no  program  of  regular  maintenance  of  the 
operating  facilities. 

4.4  Description  of  Warning  System 

Reportedly,  no  formal  warning  system  is  in  use  at  the  present  time. 

4.5  Evaluation  of  Operational  Adequacy 

The  operation  of  the  dam  has  been  adequate  to  the  extent  that  the 
dam  reportedly  has  not  been  overtopped. 

Maintenance  documentation  is  poor  and  maintenance  has  been  inadequate 
in  the  following  areas: 

1)  Trees  and  brush  on  the  embankment  not  removed. 

2)  Debris  on  downstream  side  of  embankment  not  removed. 

3)  Erosion  on  downstream  and  upstream  side  of  embankment  not 
repaired. 

4)  Spalled  and  cracked  concrete  on  the  spillway  structure 
not  repaired. 

5)  Deteriorated  timber  wall  stabilization  of  downstream  channel 
not  renovated. 
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SECTION  5:  HYDRAULIC/HYDROLOGIC 


5.1  Evaluation  of  Features 


a.  Design  .Data 

The  quantity  of  storm  water  runoff  that  the  spillway  should  be 
able  to  handle  is  based  on  the  size  and  hazard  classification 
of  the  dam.  This  runoff  quantity,  called  the  spillway  design 
flood  (SDF)  is  described  in  terms  of  return  frequency  or 
Probable  Maximum  Flood  (PMF)  depending  on  the  extent  of  the 
dam's  size  and  potential  hazard.  According  to  the  "Recommended 
Guidelines  for  Safety  Inspection  of  Dams"  published  by  the 
U.S.  Army  Corps  of  Engineers,  the  SDF  for  Shaws  Mill  Pond  Dam 
falls  in  a  range  of  100-year  storm  to  1/2  PMF.  In  this  case, 
the  low  end  of  the  range,  100-year  storm,  is  chosen  since  the 
factors  used  to  select  size  and  hazard  classification  are  on 
the  low  side  of  their  respective  ranges. 

The  SDF  inflow  hydrograph  for  Shaws  Mill  Pond  Dam  (See  Appendix  4) 
was  calculated  by  the  Soil  Conservation  Service  Triangular 
Unit  hydrograph  method  with  the  curvilinear  transformation 
utilizing  the  HEC-l-DAM  computer  program. 

General  hydrologic  characteristics  used  in  this  method  were 
computed  using  USGS  quadrangles.  The  drainage  area  contributing 
to  the  impoundment  is  3.5  square  miles.  Most  of  the  watershed 
is  wooded.  The  SDF  peak  inflow  was  computed  to  be  2236  c.f.s. 

The  spillway  discharge  rates  were  computed  by  the  use  of  a 
weir  formula  appropriate  for  the  configuration  of  the  spillway 
together  with  culvert  capacity  charts  assuming  inlet  control. 

The  total  spillway  discharge  with  lake  level  equal  to  the  top 
of  the  dam  was  computed  to  be  144  c.f.s.  The  SDF  was  routed 
through  the  dam  by  use  of  the  HEC-l-DAM  computer  program  using 
the  modified  Puls  Method.  In  routing  the  SDF,  it  was  found 
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that  the  dam  crest  would  be  overtopped  by  a  depth  of  1.3  feet. 
Accordingly,  the  subject  spillway  is  assessed  as  being  inadequate 
in  accordance  with  criteria  developed  by  the  U.S.  Army  Corps 
of  Engineers. 

b.  Experience  Data 

Experience  data  for  the  dam  could  not  be  obtained. 

c.  Visual  Observation 

No  evidence  was  found  at  the  time  of  inspection  that  would 
indicate  that  the  dam  had  been  overtopped. 

d.  Overtopping  Potential 

As  indicated  in  paragraph  5.1. a.  a  storm  of  magnitude  equal  to 
the  SDF  would  cause  overtopping  of  the  dam  by  a  depth  of  1.3 
feet  over  the  crest  of  the  dam.  The  spillway  is  capable  of 
passing  approximately  6  percent  of  the  SDF  with  the  lake  level 
equal  to  the  crest  of  dam. 

e.  Drawdown  Data 

Drawdown  of  the  lake  i  accomplished  by  removing  the  stoplogs 
located  in  the  primary  spillway.  Total  estimated  time  of 
drawdown  is  calculated  t  be  2.5  days  (See  Appendix  4). 


13 


SECTION  6:  STRUCTURAL  STABILITY 


6. 1  Evaluation  of  Structural  Stability 

a.  Visual  Observation 

The  dam  appeared,  at  the  time  of  inspection  to  be  outwardly 
structurally  sound  with  no  evidence  of  embankment  cracks  or 
distress.  Evidence  of  possible  seepage  and  a  depression 
observed  in  the  crest  of  embankment  did  not  appear  to  be  an 
indication  of  immediate  distress  in  the  embankment. 

b.  Generalized  Soils  Description 

The  generalized  soils  description  of  the  dam  site  consists  of 
recent  alluvial  deposits  characterized  by  a  poorly  drained 
swampy  condition  overlying  an  irregular  mantle  of  stratified 
material  referred  to  on  the  Geologic  Map  of  New  Jersey  as  the 
Cape  May  Formation. 

c.  Design  and  Construction  Data 

The  analysis  of  structural  stability  and  construction  data  for 
the  embankment  are  not  available. 

d.  Operating  Records 

Operating  records  for  the  dam  and  appurtenances  are  not  available. 

e.  Post-Construction  Changes 


Reportedly,  it  is  not  known  whether  or  not  there  have  been  any 
post-construction  changes.  No  evidence  of  significant  post¬ 
construction  changes  was  noted  at  the  time  of  inspection. 


Seismic  Stability 


Shaws  Mill  Pond  Dam  is  located  in  Seismic  Zone  1  as  defined  in 
"Recommended  Guidelines  for  Safety  Inspection  of  Dams,"  which 
is  a  zone  of  very  low  seismic  activity.  Experience  indicates 
that  dams  in  Seismic  Zone  1  will  have  adequate  stability  under 
seismic  loading  conditions,  if  stable  under  static  loading 
conditions.  The  dam  appeared  to  be  stable  under  static  loading 
conditions  at  the  time  of  inspection. 


SECTION  7:  ASSESSMENT  AND  RECOMMENDATIONS 


7. 1  Dam  Assessment 


a.  Safety 

Based  on  the  hydraulic  and  hydrologic  analyses  outlined  in 
Section  5  and  Appendix  4,  the  spillway  of  Shaws  Mill  Pond  Dam 
is  assessed  as  being  inadequate.  The  spillway  is  not  able  to 
pass  the  SDF  without  an  overtopping  of  the  dam. 

The  embankment  appeared  at  the  time  of  inspection,  to  be 
generally  outwardly  stable. 

b.  Adequacy  of  Information 

Information  sources  for  this  study  included:  1)  field  investi¬ 
gations,  2)  USGS  quadrangles  and  3)  consultation  with  Cumberland 
County  Engineering  Department.  The  information  obtained  is 
adequate  for  a  Phase  I  Assessment  as  outlined  in  "Recommended 
Guidelines  for  Safety  Inspection  of  Dams." 

Some  of  the  absent  data  are  as  follows: 

1.  Construction  and  as-built  drawings. 

2.  Description  of  fill  material  for  embankment. 

3.  Design  computations  and  reports. 

4.  Soils  report  for  the  site. 

5.  Maintenance  documentation. 

6.  Post-construction  engineering  reports. 

c.  Necessity  for  Additional  Data/Evaluation 

The  data  available  and  the  evaluations  performed  are  considered 
to  be  sufficient  to  permit  a  Phase  I  assessment  of  Shaws  Mill 
Pond  Dam. 
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7.2  Recommendations 


a.  Remedial  Measures 

Based  on  hydraulic  and  hydrologic  analyses  outlined  in  paragraph 
5.1. a,  the  spillway  is  considered  to  be  inadequate.  It  is 
therefore  recommended  that  a  professional  engineer  experienced 
in  the  design  and  construction  of  dams  be  engaged  in  the  near 
future  to  perform  more  accurate  hydraulic  and  hydrologic 
analyses  relating  to  spillway  capacity.  Based  on  the  findings 
of  these  analyses,  the  need  for  and  type  of  remedial  measures 
should  be  determined  and  then  implemented. 

The  owner  should,  in  the  near  future,  develop  an  emergency 
action  plan  together  with  an  effective  warning  system  outlining 
actions  to  be  taken  by  the  operator  to  minimize  downstream 
effects  of  an  emergency  at  the  dam. 

In  addition,  it  is  recommended  that  the  following  remedial 
measures  be  undertaken  in  the  near  future: 

1)  Eroded  areas  of  the  upstream  and  downstream  face  of  dam, 
especially  in  the  vicinity  of  the  spillway,  should  be 
properly  stabilized. 

2)  Stabilization  of  the  channel  bank  immediately  downstream 
from  the  spillway  should  be  renovated. 

3)  Trees  and  adverse  vegetation  on  the  embankment  should  be 
removed. 

4)  Debris  on  the  downstream  side  of  the  dam  near  the  left 
end  of  the  dam  should  be  removed. 
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5)  The  ability  to  drain  the  lake  should  be  investigated  by 
an  engineer  experienced  in  the  design  and  construction  of 
dams.  If  the  need  for  a  low  level  outlet  is  determined, 

a  suitable  outlet  should  be  designed  and  installed. 

6)  Spalled  and  cracked  concrete  on  the  spillway  structure 
and  apron  should  be  repaired. 

b.  Maintenance 

In  the  future,  the  owner  of  the  dam  should  develop  written 
operating  procedures  and  a  periodic  maintenance  plan  to  ensure 
the  safety  of  the  dam. 

c.  Additional  Studies 

Arrangements  should  be  made  in  the  near  future  to  monitor  the 
observed  possible  seepage  in  order  to  detect  any  changes  in 
its  condition.  The  monitoring  should  be  performed  by  a  profes¬ 
sional  engineer  experienced  in  the  design  and  construction  of 
dams. 
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DATE:  FEB.  19  81 


AM-12  Unconsolidated,  stratified  alluvial  material  shown  on  the 

Geologic  Map  of  New  Jersey  as  the  Cape  May  Formation. 


AM-23  Irregular  mantle  of  stratified  material  referred  to  on 

the  Geologic  Map  of  New  Jersey  as  the  Cape  May  Formation. 

AM-24  Unconsolidated,  stratified  alluvial  material  deposited 

during  the  Quaternary  Period,  referred  to  on  the  Geologic 
Map  of  New  Jersey  as  the  Cape  May  Formation. 


Note:  Information  taken  from  Rutgers  University,  Soil  Survey 

of  New  Jersey,  Report  No.  21,  Cumberland  County,  June  1955 
and  Geologic  Map  of  New  Jersey  prepared  by  J.V.  Lewis  and 
H.  Kummel  1910-1912,  revised  by  H.  B.  Kummel  1931  and 
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APPENDIX  1 

Check  List  -  Visual  Inspection 
Check  List  -  Engineering  Data 


Name  of  Dam _ Shaws  Mill  Pond  Dam _ County  Cumberland _ State  m  a _ Coordinators 


1 


Owner's  representative  not  present 


VISUAL  EXAMINATION  OF  OBSERVATIONS  REMARKS  OR  RECOMMENDATIONS 


None  observed. 


VISUAL  EXAMINATION  OF  OBSERVATIONS  REMARKS  OR  RECOMMENDATIONS 


GATE  AND  GATE  HOUSING  1n  satisfactory  condition  at  the  time  of  inspection 

although  they  were  obscured  by  overflow. 


VISUAL  EXAMINATION  OF  OBSERVATIONS  REMARKS  OR  RECOMMENDATIONS 


VISUAL  EXAMINATION  OF  OBSERVATIONS  •  REMARKS  OR  RECOMMENDATIONS 


VISUAL  EXAMINATION  OF  OBSERVATIONS  REMARKS  OR  RECOMMENDATIONS 


CHECK  LIST 
ENGINEERING  DATA 
DESIGN,  CONSTRUCTION,  OPERATION 


DESIGN  REPORTS  Not  Available 
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POST-CONSTRUCTION  SURVEYS  OF  DAM  Not  Available 


APPENDIX  2 
Photographs 


■#r 


PHOTO  1 

SPILLWAY  -  DROP  INLET 


PHOTO  2 

UPSTREAM  END  OF  SPILLWAY  DISCHARGE  CULVERTS 


PHOTO  3 

DOWNSTREAM  END  OF  SPILLWAY  DISCHARGE  CULVERTS 


PHOTO  4 

LOW  TIMBER  WALL  STABILIZING  CHANNEL  BANK  AT  DOWNSTREAM  END 

OF  CULVERT  WINGWALL 

SHAWS  MILL  POND  DAM 
8  JANUARY  1981 


PHOTO  5 

UPbfRLAM  FACE  OF  DAM 


PHOTO  6 

DOWNSTREAM  FACE  OF  DAM 


SHAWS  MILL  POND  DAM 
8  JANUARY  79S7 


PHOTO  7 

DEBRIS  ON  DOWNSTREAM  FACE  OF  DAM 


PHOTO  8 

DOWNSTREAM  CHANNEL 


SHAWS  MILL  POND  DAM 
8  JANUARY  1981 
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APPENDIX  3 
Engineering  Data 


ks  > 


CHECK  LIST 


HYDROLOGIC  AND  HYDRAULIC  DATA 
ENGINEERING  DATA 

DRAINAGE  AREA  CHARACTERISTICS: _ Wooded _ 

ELEVATION  TOP  NORMAL  POOL  (STORAGE  CAPACITY):  20 .0  (  87  acre-feet) 

ELEVATION  TOP  FLOOD  CONTROL  POOL  (STORAGE  CAPACITY):  N.A. _ 

ELEVATION  MAXIMUM  DESIGN  POOL: _ 25J5 _ 

ELEVATION  TOP  DAM: _ 24J _ 

SPILLWAY  CREST:  _ 


a. 

Elevation  19. 

8  (Primary),  20.6  (Secondary) 

b. 

Type  Concrete  Drop  Inlet 

c. 

Width  1*3 

feet 

d. 

Length  7  feet  (Primary),  10  feet  (Secondary) 

e. 

Location  Spillover 

Upstream  side  of  dam 

f. 

Number  and  Type  of 

Gates  0ne  set  °f  timber  stoplogs 

OUTLET 

WORKS: 

None 

a. 

Type  . 

N.A. 

b. 

Location 

N.A. 

c. 

Entrance  Invert 

N.A. 

d. 

Exit  Invert 

N.A. 

e.  Emergency  Dra indown  Facilities:  Remove  stoplogs  (Lake  can  be  lowered 

2  feet) 

HY'DOMETEOROLOGICAL  GAGES:  None 


a. 

Type. 

N.A. 

b. 

Location 

N.A. 

c. 

Records 

N.A. 

MAXIMUM  NON-DAMAGING  DISCHARGE: 


APPENDIX  4 


Hydraulic/Hydrologic  Computati 


STORCH  ENGINEERS  Sheet  L  of  (L 

Pmjfttrf  //32  -  06  £m/£  MEL  POND  DAM  Mode  By_j^_Date  3^26^1 

_ .Chkd  By  __  NG  Date  H^/o/<3 / 


HYDROLOGY 


Hyo^OLOGiC  ANALYSIS 


TH_£  RUN  Off  HyDpoGPHPH  MIL  BE 


DEVELOPED _ BY  THE  HEC~(~  DAM  CO/-/- 


PH.TqP  PROG  PAM  _H£jNG  THE _ SC£ 


METHOD  _  PITH  THE.  CUP  V/L/NEA  P  TEA  HE  - 


form  a  T/O/v . 


PPA  /JV  A  G  E  A  Pea  3,  5  SQ  M/ 


/NEIL  TpA  T/ON  DA  TA 

/ N/T/AL  a HF/LTRAT/ON  ~  /•  S  W 

CONSTANT  /NE/ltRAT/OM  -  OJS  //V  /HOc£ 


STORCH  ENGINEERS 
Project  UAZ  ~ 


sha a/s  m/ll  Pond  dam 


Sheet  of  lE. 

.Made  By  ££_  Data  ~P/ 

.Child  By  *JG  Data  ifio/Sl 


TIME  Of  CONCEN  TRA  T/oN 


[  6y  i  scs  -  Tg  fS  ;j _ 

OVER  LA  NO  ELOt-J  : 


LENG  TH 

3,  To  <=> 

1*1 

AVE  .SLOPE _ =_ 

AT.  .... 

...../xz.. 

I2o'zs&0'  ~  2Jf_ ' 

VELoc/ry 

_ iTjpLL 

CHANNEL  FlOK>  ‘ 

lENG  TH 

_  Ai/E.  ELOPE 

a-»V  «  Sf. o'- 27. o'*  2<z' 

AVE  ■  VElOCJTV 

Tc  •[(-SnO-f^mjtt  .->•* 
Tc  (o  .o  Hr 


^£0<? _ Tnj_ 

fl.ggy  ?X7 


(Manc/hooL  of  &pp/,c  cf  tyr/so/o  Cfro*r  /  £  fy- 7 


Tc  -  \/%_/ 

2  lu  , _ 

^  =  '  y  %  (i^qTT) 

fJo7 

7c  "  77.  S  rru’t/i) 


//me  o/  COncer)/f<zHoi'\  £ rmn  J 

z/opr  / %  7 

'  /  fOu<jhy>eSi  Ccv  fhcTr  i./ 

IrriNf:  o-f  over  La  uH An*'  £ Pf  J 


Tc.  -  A3  y-  I.Lf 


2.  7  Hr 


«HI  141  II  >  i  »  MliftJ 


STORCH  ENGINEERS  Sheet--?-  of  ./A- 

Pro\ec*  HAAAA  &/AVAAMA  P°^'D  DAh1  By  D,U  3-26-?/ 

_ Chkd  By  Date  4//c/<$l 


3.  Z"  6^  A  A?r'3  __?/!  S'*0-  (L  ASL*as  *f  ^3  ^J~ 


yq~~  r  >£?  cifj - ‘***- 

- - f  u 3  C '■&)*) ^*S- 

7<=  *  <  •*>'"  /  ... 


5  fame  of  cOhOe^  Oration  0*2. 

~ .  JonjeA  3$ a**.  coL*te3 _ /yoy~ 

ctfiftreutc. 


7,  /  //a 


/./*? _ £H,y 

_  £0 _ fr/j 


Co/i&j  r^>e  ///A/  7" 


42  Hr. 


lag  -  % 


Z4(£  T/'rnt  =  ^>5  74 


STORCH  ENGINEERS 
Project  l&L  ~  06 _ 


SHAUS  MILL  POALP  £>AM 


Sheet  of  l£. 

Made  By  2hJl£L  Data  j  ~ 

.ChW  By  JG  Data  A/zo/S/ 


V>R£  c/  Citation 


24  HOURS  (  JQO  -  YEAR  RA/N£rp£M _ 

b) s rP/  & ut/oa/  foe  _ spams  mill _ Pono  oam_ 


vm\  4  14  It  III  INCH 


STORCH  ENGINEERS 

1/32  -  OS  CHAWS  MILL  POND  DAM_ 


Sheet  of  12=  - 

.Made  By  ^3.  Data  £  1  ^  Z^L 
_Chkd  By  WO  Pete  l/Zo/SI 


LAKE  STORAGE  VOLuhfS 


W.L.  ELEA  [Ft 7 


A£e4  2  Acre:] 


//  ,  O 


20 . 0 


20,0 


Ao.o 


f07 


3/0 


HEC  -  DAM/  COMPUTER  PRoGRA-Mf  P/LL 


develop  s7~o&4<sf  capacity  e&om 
h/A  ter.  el/ Peace  a /lea  s  i  elevations. 


INFORM  a  no  A/.  TAP  BN  ERohf  U.  S'.  G.  £  ,  QUAO  - 


PANOSE  Gec/nry/VM  ^ 


D'v/cft  no  C cee  k  N.  J 


VjliAPI  4  14  10  !M  !«h 


STORCH  ENGINEERS 
Project  UIL  ~  - 


SHAMS  MILL  Pond  dam 


Sheet  __i£_  of  —( 2r _ 

.Made  By  C>  tD£L  Date  ~  ~2S  ~<P/_ 

_Chkd  By  NCr  Date  /  _ 


NyDPAU  L/C  s 


SP/LLAJAY  ZB  COT/  O/V 


THE  SP/UVA? AT  SHAMS  MILL  'POND  DAM  CONS. ACTS 


OF  A  DP OP  INLE  T  V/777L  TH&EE  (*)  SIDES  FoZtflN G _ 


a  j/ehz  .  The  fjzee  d/eh  _  nejA  has  a  pb/mary 


CHEZ  T  at  _  ElEV,  /?.  f  HIE  A  A/AP  A  SECONDARY 


CZez  T  AT  ELEH,  20.6  FEE  T_ 

•  '  •  “  lA 


PLAN 


.  !._.j 


Si HAtJS.  MILL  PONd 
!/■  S.  BL.  20.  6  ‘  4 
.  >o'  . 

~  t  N 

!  oA  . 


ptfmQry  ere  if 

-  secondary 

+op~  of  dorm - 


\[sC\  ...l..  -  4- 


(Kt  IHCN 


r 


STORCH  ENGINEERS 

Pro\eci  ~0<E>  SMMJS  MILL  PqmO  DAM 

ELEVAT/D  T/  SECT/Ort  A  -  A 


Sheet. 


of  —LL 


.Made  By  2±H*_  Pat*  2-26  zfL 
_Chkd  By  Da*«  4//P  /&/ 


p*,'rru*y  Creti  E£- 


zeCohdQfy  c*mi  E1.2&.&  Jvpvf  cf0»+\  ^  ^ 


- — v-  4 — i  r 


H.l.  el:  2.0.0  \ 


->7.25 


inf.  Spi/InCLV  P'Hcf/ 


._yC  EL.  U. If 


2  X  2c"C/p/ 


-V.S  UlO.0 


EL.  tf.o 


Discharge  gal  c.ula  t/Qtj 


l fionof booL  L'Ci j  Pj-  5~2Z 


THE  OIS>CHAB.<5E__Oe  PRmA/Zy  CREST  AT  ELEl/.  >9.f  FEET 


AND  OF  SECONDARY  CREST  AT  ELE/.  20. a  FEET  O'/ll 
'tE  CALCULA  TED  U5/A/0  roRTIULA  fo£  a  & &OAD 


CRESTED  WEIR. 


Q  -  C  L 


6?  *  cr/j  Sc  A  o  e 

d  ~  CTOc&i'c ,'tr  erf  Cy':±aJ)Orjjz 

L  “  fcnj’#)  of  frjj 

H  m  ioJa  /  beefof  or?  ££>,  f/»r*y  &J7 


STORCH  ENGINEERS  Sheet _<£_  of  J£_ 

P,»j»r4  /M-Q6 _ SHAUS  MILL  PQNJj  DAhj  UaA„  By  J/H-,  3-  2£-PJ 

_ _ _ _ _ _ _ _ _ Chkd  By  J<£  Date  4//o/<S{ 

£/fanCt&oot  o/  Aj^/rao<<fZ  j  fj  S'  9J 

__  SWR  D/SCVA£GB_.  OAER  the.  S70PL0Q.  E/TTED  /A/ _ 


the  petMAKy  c^gsr  aj_  fiev.  /?.  P  eeeT  wil _ 

SF  CAICULA  TED  US.//VG  EoPNuLA  _ 

Q  ®  C  y~_Ji  ^ _  Q  *  gZ-T  cZoz-ft  c.  it-fs-J 

_  _  _  C  **  02*  rh  C--r  ‘cryt  oA  C/l  'icAtSr^C 

_  _  _  _ _ Z  ~  e/9r  SeiJ 

_  _  _  //  ~  7te?fer/  head  on  fPLj 


_ _ _ _ _ .  _ [ £*C  -  KqAmjj,  CuJuu/s f  5Jz±,§J_ 

7V£  D/ scdAe.se  SAPAcny  Sdr  the  7?/w  Se"c/  p 

Jv/LL  be  BASED  ON  HYdRAUL/Q  CNARTS  7=0  R 

‘  ~  ‘  ‘  ‘  * . . 

WF  SELEC T/O/Y  OT^d/GddA/  CULVERTS  _ 


aszum 7ng  /Ads  r  cow  ?3QL  .  _ _ 

^/VZZ  Z/4y  £>/-S  B  Sh/A^LL.  SP  TA^S/V 

A  s  Z/FV/e  SLOld  OR  <OUL  YeRT  F/O  V 
L/H/CH  BVE R  (CONTROLS . 


STORCH  ENGINEERS  Sheet  _JL_  of 

pro\ect  7/32 -V  6  SHAMS  HULL  PcW-D  Matto  By  £L"Z  D«*»  3~26  ~^/ 

_ _ ChM  By  D«t«  4/W&! 


STA&£-  &/S<CHA£G£’  ~TAb>ULA  T/OAj 


SPtlCVA't  -  DROP  INLET 


7TV/V 


SrCOhCfOty  Cr.  SL  20.& 


primary  crat  EC,'  Tf,Q 

V/i^  'JyOrp  bfOCLc/  u>e*Sr  Sroacf  io*<7r* 

ELBJ.  1 "  u'  /3'  l*  £l _Jc » ’■*' 

Tt  I  C  I  9  7/  c  I  Q  .  rV  I  c  I  6? 

[tif  Cn]  JtcAl  [cfilX  cm  \CcCsJ 


20. o  ‘2 " '  "2.31  "  '-5  .2  2-^5  /<  5"  5  _T  ^‘  °  3H 

20.1  •>  3.2 i  ‘  T’  •  ^  2.75  >o~ '  ’ ■_  ~  IT  IT' "T~e  se  W 

2 T.o  7.2  T2?"7  f>2  2^5  20  ~7lj~  2,e>7  2  30  ls~0  ^72~  3cT 


22,o  2.2  331  20  2.2  BJH  53  \  IM  S.o?>  3*  \  Ut  b.O  >02  \  IC2 


21.0  3,2  *J3  W 
2Tj 

26.  o 
21.0 


HU 

_  §2- 

Cn) 

— 

— 

i.o 

32 

2.6 

se 

3,0 

72 

Li.O 

/02 

~~~  1 

.  .  j 

5.  <9 

/22 

~6.3 

/S2  ~ 

<£o 

9.o 

>72 

7*2 

STORCH  ENGINEERS 
Project  Z/3^1  '06 


Sheet  of  _ 

£/AVS  m/ll  Pond  m.w, by _ Date _ 

_ Chlcd  By  Date  j 


.STAGE  <ZURYE 


STORCH  ENGINEERS  Sheet  JL_  of  '£ 

Project  H12-0Z  SHAUjc  H/tL  ?onD  DAM  Madg  By  ?iHo  n.4.  &2jLlL 

_ _Chlcd  By  JG  Pete  4//o/&f 

D&A  W  DO  UN 


the  piSC.tiA2.GE  FOR.  DRApDONN  N/LL  BE  CALCULATED^ 
By  ASSUMING  HE/E  TlolV  OVER  THE  STDPLOGz  As  THEY 

AEe  Removed.  the  a/e/r  is  a  sharp-  crested 

IVe/R  H/TH  LENGTH  /■<?'  a  NO  C  «  3.3,2 

tor  average  discharge  Assume  h  -  /.o' 

SeCO'XJoey  C'f’  f 


/  Ei-  20.6 


Q  -  cl  h2/* 


Q- 

c.  - 

L  - 

H  - 


^  'scAarf  c  Cc  faj 

3.32 

c/¥.  of  rp///»c>y  Cry 7 

htacJ  CHS*  Cr  £  7 


Q  -  3.22  ✓  y/ 


STORCH  ENGINEERS 

project  //j?2  -  Q6_ _ M/LL  PoMD  DAM 


Sheet  _/£_  of  1L- 
.Made  By  Date  llilzlL 

.Chkd  By  _  Date  f/tf/f/ 


7lMt~  Or-  D£A  A/D  OA/rJ 


D r & bj<zt Ousr^  20.0  Fee  /  'ho  /-/.£.  SL£\/>  ^*<E> 


E+oraj^  volume  t/.lt  EL.  20-0 

erf  t/.LEL.  tf.D 


-  .  <57  [Actf. 

=  -  ay  OAc/rJ 


E~AccAi*e  &-braje  roll"**  «/  O’ ’rokic/oujr)  20  /Ac//J 


A  ZS  umc.  •'>  -f/okJ 


1 .  o  £-SzJ 


" _ SAof  a  *2  c  £  A  c  J  -  3^60 

Av* .e//scJvrge  -  Sr>/b*J  fjcfsj  36oo 


20  4350O 

-  x  - - 

6-2  36&o 


6  O.  S'  3/r 


Z.  S  c/a' 


HEC  -  1  -  DAM  PRINTOUT 
Overtopping  Analysis 


*  “> 


•'f 


J4 A II 0 N A L _ PAH _ SAF E TY  P ROGRAM _ 

SHAW  HILL  POND  DAM  *  NEW  JERSEY 
100  YEAR  STORM  ROUTING 


■M. 


J^L 


LAKE  0  0 

INFLOW  HYDROGRAPH  TO  SHAW  HILL  POND  DAM 
7  3.5  3.5  0 


0  48 


01 

0.04 

0.04 

0.04 

0.04 

0.04 

0.04 

0.04 

0.04 

0.04 

0*04 

01 

0.04 

_ .  0.04 

_  0.045 _ 

0.045 

.0  ♦  045  _ 

___0 .045 _ 

0.09 

_ 0.09 

„0.09  „ 

0.09 

01 

0.09 

0.09 

0.095 

0.095 

0. 15 

0.15 

0.15 

0.15 

0,40 

0.40 

01 

1.5 

1.5 

0 . 20 

0.20 

0. 15 

0.15 

0.095 

0.095 

0.09 

0.09 

01 

0.045 

0.045 

0.045 

0.045 

0.04 

0.04 

0.04 

0.04 

T 

U2 

X 

-1.5 

2  i  5 
-0.05 

2.0 

1.5 

0.15 

' 

K 

K 1 

Y 

1  DAM 

ROUTE  DISCHARGE  THRU  DAM 

_ 1 _ 

1 

Y 1 

1 

-19.8 

-1 

Y4 

19.8 

20.0 

20.6 

21 .0 

22.0 

23.0 

24.3 

26.0 

27.0 

_ Y5__ 

0 

7 

14  _ 

30 

102 

144 

182 

%  A 

0 

29 

107 

310 

SE 

11 

20 

30 

40 

%% 

19.8 

$P 

24.3 

2.63 

1.5 

470 

K  99 


AXI Q  N  A  LJP  A  fi__S  AF£X3L_E  R  Q  GR  AM 


© 

© 

© 

© 

rv 

CM 

fM 

CD 

w+ 

© 

© 

44 

© 

© 

44 

o  © 

• 

* 

44 

t- 

*0 

CM 

44 

3 

CM 

rv 

44 

<Z 

44 

44 

44 

44 

44 

UJ  o 

X  © 

►—  *“• 

CD 

t- 

<r  i 

« 

10 

X 

© 

© 

►— 

-J 

X 

ro 

© 

CO 

CO 

- 

• 

«- 

*■ 

fM 

*T 

m* 

UJ  © 

<t  - 

s : 

X  © 

c 

o  cm 

* 

z 

H-  1 

44 

*-« 

CO 

44 

44 

© 

© 

44 

© 

© 

44 

>-  © 

X  © 

*  © 

• 

* 

44 

X 

X 

to  o 

r> 

CM 

44 

X 

X 

4-  © 

fN 

CM 

44 

3 

w 

• 

44 

© 

1-  © 

h-  © 

X  © 

-J 

X 

© 

X 

o 

© 

© 

© 

ID 

3 

♦-« 

• 

o 

O 

z 

© 

• 

i-i 

CM 

im 

♦- 

<■ 

CM 

© 

* 

3 

44 

o 

u  o  c 

u)  «-i 

XL  © 

44 

X 

X  Cl 

X 

X  © 

44 

c 

c 

to  © 

44 

X 

F—  Olio 

X  - 

*4 

x 

—  z 

#-4 

c  © 

■*- 

c; 

44 

X 

►- 

© 

© 

44 

CD 

3 

© 

© 

44 

o 

ZOO 

to  ■»* 

o  © 

• 

• 

X 

O  X 

X 

<t 

*■< 

© 

Ci 

u 

X 

-1 

cm 

ro 

>- 

X 

M 

X 

x 

<r 

! 

a 

X  •’* 

o  o 

-J  © 

X 

©  © 

© 

3 

o 

<z  • 

H- 

© 

© 

44 

X 

(J 

© 

to 

>0 

© 

44 

X 

*— t 

z 

• 

• 

44 

}~ 

© 

44 

CM 

44 

UJ 

44 

!  a 

©  X 

CO  © 

CO  ^ 

44 

X  1 

€  € 

CO  © 

■"-1 

* 

<c 

►-  Q 

a  © 

4- 

* 

X 

CO 

-J  • 

c r 

44 

] 

o 

*— i 

u  © 

z 

CO 

H 

© 

© 

a 

O 

© 

(0  © 

» 

• 

1 

UJ 

to  • 

© 

CM 

*- 

o  © 

fM 

3 

-I 

O 

o 

f  * 

* 

44 

4* 

44 

© 

© 

44 

CD 

© 

44 

• 

• 

44 

CN 

© 

44 

♦4 

44 

1 

1 

w 

3 

! 

o 

© 

c 

-» 

X 

X* 

CO 

_J  o'  <L 

c  •;  & 

o  © 

u 

©  i n 

X  • 

<r  x 

I-  UJ 

-I  ©  C 

©  *  w 

UJ  © 

-J  X 

Ul  coo 

w  c;  • 

o  n 

u 

3  © 

Cl.  » 

X  O 
UJ 

-j  ro 

x!^ 

O  CM 

3  ©  H- 

C  * 

O  ©  I 

O 


° 

ro  c.  © 

3o 

fe 


FEAK  OUTFLOU  JS _ 20&4  .  ATTIHE _ V.Bj.5.0_H 0 U R S. 


APPENDIX  5 
Bibliography 


1. 


"Recommended  Guidelines  for  Safety  Inspection  of  Dams,"  Department 
of  the  Army,  Office  of  the  Chief  of  Engineers,  Washington,  D.C.  20314. 


2.  Design  of  Small  Dams,  Second  Edition,  United  States  Department  of 
the  Interior,  Bureau  of  Reclamation,  United  States  Government 
Printing  Office,  Washington,  D.C.,  1973. 

3.  Holman,  William  W.  and  Jumikis,  Alfreds  R.,  Engineering  Soil 
Survey  of  New  Jersey,  Report  No.  21,  Cumberland  County,  Rutgers 
University,  New  Brunswick,  N.J.  1953. 

4.  "Geologic  Map  of  New  Jersey,  "  prepared  by  J.  Volney  Lewis  and 
Henry  B.  Kummel ,  Dated  1910-1912,  revised  by  H.B.  Kummel ,  1931  and 
M.  Johnson,  1950. 

5.  Chow,  Ven  Te.,  Ed.,  Handbook  of  Applied  Hydrology,  McGraw-Hill 
Book  Company,  1964. 

6.  Herr,  Lester  A.,  Hydraulic  Charts  for  the  Selection  of  Highway  Culverts, 
U.S.  Department  of  Transportation,  Federal  Highway  Administration,  1965. 

7.  Safety  of  Small  Dams,  Proceedings  of  the  Engineering  Foundation 
Conference,  American  Society  of  Civil  Engineers,  1974. 

8.  King,  Horace  Williams  and  Brater,  Ernest  F.,  Handbook  of  Hydraulics, 
Fifth  Edition,  McGraw-Hill  Book  Company,  1963. 

9.  Urban  Hydrology  for  Small  Watersheds,  Technical  Release  No.  55, 
Engineering  Division,  Soil  Conservation  Service,  U.S.  Department 
of  Agriculture,  January  1975. 


